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Message Text 



UNCLASSIFIED 

PAGE 01 STATE 065816 

13 

ORIGIN FBO-01 

INFO OCT-01 AF-05 ISO-OO /007 R 

DRAFTED BY A/FBO:JRGRAY/CVMORAN:JAP 
APPROVED BY A/FBO:OCRALSTON 
AF/EX:TDAY (PHONE) 

054527 

R021830Z APR 74 
FM SECSTATE WASHDC 
TO AMEMBASSY BLANTYRE 

UNCLAS STATE 065816 

E.O. 11652:N/A 

SUBJECT:LILONGWE HOUSING PROGRAM - GUEST HOUSE ATTACHED 
TO COUNSELOR RESIDENCE 

REF: (A) BLANTYRE OM 2/28/74, (B) STATE 61465 

1. REVIEW OF DRAWINGS C-05 AND C-06 OF PROPOSED GUEST 
HOUSE, ALTHOUGH LIMITED IN SCOPE SINCE COMPLETE PLANS AND 
DETAILED SPECIFICATIONS, INCLUDING STRUCTURAL, MECHANICAL 
AND ELECTRICAL, NOT SUBMITTED WITH REF (A), INDICATED DE- 
SIGN GENERALLY ACCEPTABLE. 

2. IN ORDER THAT CONSTRUCTION MAY PROCEED IN CONJUNCTION 
WITH COUNSELOR RESIDENCE AND PROVIDE TEMPORARY OFFICE 
SPACE UNTIL CHANCERY READY FOR OCCUPANCY, GUEST HOUSE 
DRAWINGS ALSO APPROVED IN PRINCIPAL SUBJECT TO SEVERAL 
SUGGESTED MINOR CHANGES AND REVISIONS BEING FORWARDED BY OM 
AND SITE QUALIFICATIONS NOTED PARA 7 OF REF (B). RUSH 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 02 APR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE065816 

Document Source: CORE 

Document Unique ID: 00 

Drafter: JRGRAY/CVMORAN:JAP 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740074-0016 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740473/aaaacplu.tel 

Line Count: 46 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: (A) BLANTYRE OM 2/28/74, (B) STATE 6, 1465 

Review Action: RELEASED, APPROVED 

Review Authority: shawdg 

Review Comment: n/a 

Review Content Flags: 

Review Date: 18 SEP 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 8 SEP 2002 by BryanSD>; APPROVED <16 DEC 2002 by shawdg> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: ILONGWE HOUSING PROGRAM - GUEST HOUSE ATTACHED TO COUNSELOR RESIDENCE 
TAGS: ABLD, Ml 
To: BLANTYRE 
Type: TE 
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